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Message Text 

UNCLASSIFIED 

PAGE 01 BERN 00395 251522Z 
ACTION OC-06 

INFO OCT-02 EUR- 12 ISO-OO CCO-OO OCL-OO SY-05 FBOE-OO 
A-01 /025W 

- 005200 260519Z/11 

R 251420Z JAN 78 
FM AMEMBASSY BERN 
TO SECSTATE WASHDC 5640 
INFO AMEMBASSY LONDON 
AMEMBASSY BONN 

UNCLAS BERN 395 

LONDON FOR ATO, BONN FOR RCO 

EO 11652: NA 

TAGS: ASEC ACOM ABLD 

SUB J : REQUIREMENT FOR SEABEES TO ASSIST IN INSTALLATION OF 
COMMUNICATIONS CHILLER 

REF: STATE 220417 

1 . ATO REPS O'MALLEY AND RICH PLUS ADMIN OFFICER GEISEL 
AND REPS FROM TCU AND DCSG MET WITH CONTACTOR 
ASSEMBLING NEW CHILLER EQUIPMENT. 

2. AFTER REVIEWING REQUIRED CHANGES TO NEW SYSTEM, CONTRACTOR 
GUARANTEED TO HAVE ALL EQUIPMENT READY FOR INSTALLATION 

BY FEB 20, 1978. 

4. SEABEE ASSISTANCE IS HEREBY REQUESTED FOR RESTRICTED 
AREAS. ATO REPS ESTIMATE TOTAL OF FOUR MANWEEKS. 

FOLLOWING WORK HAS TO BE DONE: 

A. REMOVAL EXISTING CHILLED WATER AIR HANDLING SYSTEM. 

B. INSTALL NEW FAN COIL UNITS (WHICH UTILIZE CHILLED WATER 
AND CHILLED FRESH AIR MAKEUP.) TECHNICAL ASSISTANCE FROM 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BERN 00395 251522Z 

ATO WILL BE PROVIDED, AS NEEDED. 

C. IN COORDINATION WITH CONTRACTOR, CONNECT TO PIPING 

AND DUCTING INSTALLED BY CONTRACTOR IN NON-RESTRICTED AREAS. 

D. REMOVAL OF WALL MOUNTED EXHAUST FAN AND PATCH AND REFINISH 
TO MATCH EXISTING CONDITIONS. 

5. WORK MUST BE DONE NLT END OF MARCH 1978 AND, IDEALLY, 
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COMMENCE LATE FEBRUARY. IF DESIRED, GOVERNMENT 
FURNISHED QUARTERS AVAILABLE. 

6. PLEASE ADVISE. 

WARNER 


UNCLASSIFIED 


NNN 
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